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Message Text 

CONFIDENTIAL 

PAGE 01 NEW DE 06106 20I326Z 
ACTION OC-06 

INEO OCT-OI NEA-IO ISO-00 CCO-00 EBOE-00 A-OI SY-05 
OCL-00 /023 W 

100386 2I0639Z/23 

R 190753Z APR78 
PM AMEMBASSY NEW DEI .HI 
TO AMEMBASSY DACCA 
INEO AMEMBASSY ISLAMABAD 
AMCNSUL KARACHI 
SECSTATE WASHDC 1020 

CONPIDENTIAL NEW DELHI 6106 

KARACHI POR RCO, SECSTATE ALSO POR ATO 

E.O. 1 1652: GDS 

TAGS: AFAC, ABED, ASEC 

SUBJECT: CCC RENOVATION/POWER UPGRADE - DACCA 
REFS: (A) STATE 95042 (B) DACCA 2165 

1. GEE MATERIALS, INCLUDING ALL CONDUIT AND CABLE REQUIRED 

POR MAIN PEEDERS AND GROUND RUNS BETWEEN CCC MAIN DISTRIBUTION 
PANEL AND GENERATOR ROOM ARE BEING PROCESSEDPOR DELIVERY TO 
DACCA ON A PRORITY BASIS. ITEMS PROM MULTIPLE PROCUREMENT 
SOURCES BEING SHIPPED AS RECEIVED. EXPECT ALL GEE ITEMS NECES- 
SARY POR RENOVATION PROJECT TO BE ON SITE CIRCA I JUNE 78. 

2. PYI, DACCA TELECOMMUNICATIONS OPPICER HAS ADVANCE 
COPIES OP REQUISITIONS POR PROCUREMENT OP ALL GEE MATERIALS. 

GOHEEN 

CONPIDENTIAL 


NNN 
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